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Identification of Project Po riod of Estimated expenditure 

Execution Gost in 195>X 

— — — — — ( ^JQO oastoarks) 


Reconstruction of the Cuban- 
Forst railroad line (1) 

1950/1951 

2*itl0 

1*910 

Reinforcement of the Uckro- 
Luebbon-Boeskow line to take 
heavier loads (2) 

1951/1952 

3*900 

1,600 

Expansion of Cottbus railroad 
station (3) 

1951/1952 

U 80 

280 

Construction, of a now loading 
ramp at Cottbus railroad 
station (3) 

1951 

60 

60 

Construction, or a crossing looo 
near Skyro on the Zhihland- 
Senftenberg line 0 (1*) 

1951 

268 

268 

Construction of a crossing 
loop near Flassa-forst on the 
wl g tenverda-luliland line {$) 

1951 

l6!i 

I6ii 

Construction of a crossing 
loop near Schoollnits (6) 

1951 

125 

125 

Construction of a bridge across 
the Spree River noar Cottbus (7) 

1951 

205 

205 

Construction of a bridge across 
the Sister River near I lor shore: 

(Q) 

1951/1952 
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| | Comments * 

The reconstniction of the dismantled TaubeMo rf-Forst section o f 
the single-track line was previously reoortedj | * 

Tills single-track line has been a branch line to date. t \r a roln- 
f or cement of the roadbed and the replacement of the rails with 
heavy type material this line is to be made suitable for heavy- 
load trains,, it would then have a certain imoort'nce as a cross 
connection between three trunk lines,, At present* this is not a 
through line because of the destroyed bridge across the Scree 
.liver near Brioscht. It is believed that this bridge will to re- 
built in connection uaith the planned reinforcement of the line,, 
Cottbus is an important railroad junction for the LusaMon brown 
coal and industrial district, and the Gabon, Forst, and Horlca/ 
.Yohrkirch border crossing points,, 

This single-track trunk line, the second track of which vus dis- 
mantled , is oi considerable importance® Its carrying capacity is 
to bo increased by the construction of a crossing loop* 

This single-track line which previously was double-track is of 
importance for both Gorman and Soviet railroad operations as a oart 
ox a major Sast-V/est route c A ' 

The location of bchoellnita could not be deter min ed 0 
It is not clear which of the throe bridges across the Sproo Hivor 
near Cottbus is meant* One bridgo each is located on the Cottbus- 
Guben* Cottbus-Porst and Cottbus-Sproiiiberg-Horka/^ehrkirch railroad 
lines a 

Tliis bridge is on the Falkenberg-Uckro lino* a single-track branch 
line* It is a temporary structure which is orobably to be replaced 
W a permanent bridge* 
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